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CONFIDENTIAL REYKJAVIK 1484 

DEPT FOR A/SY/FO 

DUBLIN FOR RSO 

FRANKFURT FOR OIC, RTC, RSS AND CPOIC RESIDENT SEABEE TEAM 

E.O. 11652: GDS 
TAGS: ASEC APER 

SUBJECT: SEABEE SPECIAL PROJECT 

REF: A) STATE 297242, B ) STATE 293382, C) REYKJAVIK 0968, 

D) REYKJAVIK 1469 

1. PER REFTEL, THE FOLLOWING INFORMATION IS PROVIDED TO ASSIST 
A/SY/NSU IN PROGRAMMING SEABEE TEAM VISIT TO REYKJAVIK. 

A. SHIELDED ENCLOUSRE AIR CONDITIONING REPAIR - THE FOLLOWING ITEMS 
NEED TO BE REPLACED: MOTOR PUMP FOR THE EVEN FLOW CIRCULATOR FOR 
THE COMPRESSOR; RELAY CONTROL; FAN BLADE FOR THE CONDENSOR MOTOR. 

IN ADDITION, RTC REPRESENTATIVES ADVISED PSO THAT THE TWO AIR 
CONDITIONING UNITS SHOULD BE REWIRED SO THAT THEY MAY BE ACTIVATED 
ALTERNATELY. ALL PARTS ARE NOW ON HAND IN REYKJAVIK. 

B. DISINTEGRATOR INSTALLATION: INSTALLATION OF THE DISINTEGRATOR 
WILL NOT REQUIRE ANY STRUCTURAL WORK. EMBASSY RECOMMENDS, HOWEVER, 
THAT THE DISINTEGRATOR BE WIRED TO THE EMERGENCY GENERATOR. 

C. ALARMS: 
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AUTOMOBILE: EMBASSY HAS RECEIVED THREE "REDEX" SIREN AUTO ALARMS 
WHICH ARE TO BE INSTALLED IN ALL VEHICLES, INCLUDING COM 
LIMOUSINE. 

INTRUSION ALARMS: AS THE AMBASSADOR'S OFFICIAL VEHICLE IS GARAGED 
IN A GARAGE UNIT ON THE PARKING LOT ADIACENT TO THE CHANCERY AND 
AS HIS PERSONAL VEHICLE IS NORMALLY IN THE RESIDENCE GARAGE, IT 
IS RECOMMENDED THAT INTRUSION ALARMS BE INSTALLED IN BOTH GARAGES. 
INTRUSION ALARMS ARE NOT AVAILABLE IN REYKJAVIK. 

ALERT ALARMS: THE EMBASSY DESIRES TO INSTALL ALERT ALARMS IN 
VARIOUS OFFICES IN THE CHANCERY, AMBASSADOR'S RESIDENCE AND USIS. 

(SEE REYKJAVIK 1469). ALARMS WOULD BE WIRED TO MONITOR IN MSG 
OFFICE. A TOTAL OF 20 ALARM POINTS ARE NEEDED. 

D. CLOSED CIRCUIT TELEVISION CCTV: REPRESENTATIVES OF RTC FRANKFURT 
PREPARED A SITE SURVEY TO DETERMINE THE FEASIBILITY OF INSTALLING 
CCTV'S IN THE REAR OF THE CHANCERY. IF INDEED IT IS POSSIBLE TO 
INSTALL THE CCTV, WE RECOMMEND THAT THE UNITS BE OBTAINED AND 
INSTALLED ASAP. THE EMBASSY ALSO DESIRES TO INSTALL CCTV IN THE 
LOBBY OF THE CHANCERY. (SEE REYKJAVIK 1469). 

E. OTHER: EMERGENCY LIGHTING - THE EMBASSY HAS IDENTIFIED A 

LIMITED NUMBER OF LIGHTS LOCATED IN BOTH THE CHANCERY AND RESIDENCE 
WHICH WE DESIRE TO HAVE WIRED TO THE EMERGENCY GENERATOR. 

2. EMBASSY IS NOT AWARE OF NEED FOR SPECIAL TOOLS TO ACCOMPLISH 
ABOVE PROJECTS. 

3. ESTIMATED DURATION OF ALL PROJECTS WOULD PROBABLY BE ABOUT 
10 DAYS. 

4. GOVERNMENT QUARTERS ARE NOT AVAILABLE. HOWEVER ARRANGEMENTS 
CAN BE MADE TO USE KITCHEN FACILITIES IN MARINE HOUSE WHICH IS 
LOCATED BEHIND CHANCERY. 

5. ADVISE IF FURTHER INFO REQUIRED. 

IRVING 
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